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Message Text 


UNCLASSIFIED 

PAGE 01 ATHENS 00707 231846Z 

67 

ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO SY-05 /018W 

129676 

R 231600Z JAN 76 
FM AMEMBASSY ATHENS 
TO SECSTATE WASHDC 2307 

UNCLAS ATHENS 0707 

EO 11652 NA 

TAGS ABLD, ASEC AFSP 

SUB J : PERIMETER FENCE, PROPERTY NO 15218 

1 . LOCAL POLICE AUTHORITIES REQUESTED STOP FENCE CONSTRUCTION 
NOV 15 TO NOV 18 AND REMOVE FROM SITE ALL CONSTRUCTION 
MATERIAL TOOLS, ETC. DUE TO EXPECTED DEMONSTRATION ON NOV 17. 
APPROPRIATE INSTRUCTIONS WERE ISSUED TO CONTRACTOR WHO PERFORMED THIS 
OPERATION WITH HIS OWN STAFF. CONTRACTOR CLAIMS EXPENSES 
AMOUNTING TO $840. 

2. PLANTER ON LACHITOS STREET SIDEWALK WAS INTERRUPTED 

IN FRONT OF FILLED-IN RAMP "A" AFTER RESTORATION OF SIDEWALK 
THE EMBASSY CONSIDERED NECESSARY TO CONSTRUCT A NEW PLANTER TO 
UNIFY EXISTING SIDEWALK PLANTERS ON EACH SIDE OF THE OLD RAMP. 

THE COST OF THIS PROJECT IS $315. 

3. ALLOTMENT INCREASE $1 155 IS REQUESTED TO COVER ABOVE 
EXPENSES. 

KUBISCH 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 JAN 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976ATHENS00707 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760027-0551 
From: ATHENS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 97601 30/aaaaazlk.tel 

Line Count: 44 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: hattaycs 
Review Comment: n/a 
Review Content Flags: 

Review Date: 28 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 JUN 2004 by schwenja>; APPROVED <13 AUG 2004 by hattaycs> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: PERIMETER FENCE, PROPERTY NO 15218 
TAGS: ABLD, ASEC, AFSP 
To: STATE 
Type: TE 
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